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BILL NO. S-77-01- 


SPECIAL ORDINANCE NO. S- 




AN ORDINANCE approving a contract 
with Wayne Asphalt and Constructior. 
Co., Inc., for Resolution No. 5744- 
1976. 


BE IT ORDAINED BY THE COMMON COUNCIL OP THE.CITY OF 
FORT V7AYNE, INDIANA: 

SECTION 1. That the contract dated December 27, 

1976, between. the-.City of Fort Wayne, by and through its Mayor 
and the Board of Public Works and Wayne Asphalt and Construction 
Co., Inc., for: 

Resolution No. 5744-1976: To improve by 
resurfacing, improving curbs, and restor¬ 
ing pavement on five streets in the 5th 
and 6th Councilmanic Districts, as described 
on the attached resolution, 

for a total cost of $40,977.00, all as more particularly set 
forth in said contract which is on file in the Office of the 
Board of Public Works and is by reference incorporated herein, 
made a part hereof and is hereby in all things ratified, confirmecl 
and approved. 

SECTION 2. This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 



CouncilmaxT 








Read the first time in full and on motion by , seconded by 

, and duly adopted, read the second time by title and referred 


to the Committee on 


■and Public nearing to be held after due legal~notie«-,—aL^the Council 

, the day 


Chambers, Clty-uounty Building, Fort Wayne, Indiana7~ofr 
of 


, 1976, at 


DATE: 


^ I-I/-1 7 

CITY CLERK 


vt^^.T. 


Read the third time in full and on motion by 

■ 7 / ^ 

seconded by _, and duly adopted, placed on its passage. 

PASSED CdyS^i) by the following vote: 


TOTAL VOTES 


AYES 




4 ^ 


SCHMIDT, D. 
SCHIMDT, V. 
STIER 
TALARICO 




DATE: 




CITY CLERK 

[ and adopted by the Common Council of the City of Fort Wayne, Indiana, 
rznNTNH ( A^J^rBVAmlQJvT^ f SPECIAL) C APPRO PRIATION ) 





( SEAL) 





;_day 



7 

, 197 «^. 


PRESIDING OFFICER 




Presented'by t^e Mayor of the City of Fort Wayne, Indiana, on the_c 

^ ' //f 

day of 197/6, at t^hour of o 'clock ^ M .,E.S.T. 


CITY CLERK 

Approved and signed by me this d ay of 


19J«', 


at the hour of //; c>0 


o'clock 







































































































S-77-01-14 


We, your Committee ' 


REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

PUBLIC WORKS _^ to whom was referred an Ordinance 


approving a contract with Wayne Asphalt and Construction Co., Inc., for 
Resolution No. 5744-1976 


have had said Ordinance under consideration and beg leave to report back to the Common 
Council that said Ordinance _ PASS. 
































































































































































































































CITY PAID 

SUBJECT TO COUKCILMAIIC APPROVAL 

PRELIMINARY MEETING _ 

RATIFICATION ___ 


CONTMACT 


(51^0 AgWitSfltt made and entered i 




-day of. 






by and between— 


-WAYNE ASPHALT AND CONSTRUCTION CO . , INC.- - 

hereinafter called “Contractor” and the City of P'ort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City,” under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled “An Act Ctmcerning Municipal Corporations,” approved March 6, 1^5, and all amendatory 
and supplementary acra thereto, WITNESSETH: That the Contractor covenants and agrees to im¬ 
prove- improve by resurfacing, improving curbs, and 


restoring pavement on five streets in the 5th and 6th Councilmanic Districts, as 


described on the attached resolution. 


by grading and paving the roadway to a width of XXSS£XS5QS2Q£feet wit h XXXXIQQCXXXXXXXXXKXXIK 


XXXX:miQQQQQCmxmCX3GQCmxmXXXX}0(XXXXXXX m XXXXXXXKXXXXXXX XXXXXXXXXXXXXKTOD^ 

upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and'to the entire satisfaction of said City, in accordance with Improve¬ 


ment Resolution No.-SZi 


At the following prices: 


Removal of Pavement One dollar and seventy-five cents, 

per square yard, - 

Hot Asphalt Concrete Surface Sixteen, dollars and fifty cents, 
(As per job design mix form.) per ton 

Hot Asphalt Concrete Binder Fifteen dollars and fifty cents, 
(As per job design mix form.) per ton 


Curb and Gutter Combined Con- Seven dollars and fifty cents, 
Crete (includes removal) per lineal foot 


Concrete Sidewalk (4") 


Removal of Sidewalk 


Top Soil 


Mulched Seeding, Class "U" 


Joint and Crack Sealer 


Castings Adjusted to 
Grade (C.B's.) 

Castings Adjusted to 
Gra.de (M.H's.) 

Water Vaives AdJ.usted, to 
Grade • 


Castings Adjusted to 
Grade (M.H’s.) 

Water Valves Adjusted to 
Grade 


One dollar and fifty cents, 
per square foot 

Five dollars, 
per square yard 

Seven dollars and fifty cents, 
per ton 

One dollar and fifty cents, 
per square yard 

Five hxindred dollars, 
per ton 

One hundred twenty-five do.llars, 
each 


One hundred dollars 
each 

Twe.nty-rive dolXara 



One hundred dollars 
each 



Twenty-five dollars, 
each 


1.75 

16.50 

15.50 

7.50 

1.50 

5.00 

7.50 

1.50 

500.00 

125.00 

100.00 

2'^ . 00 

100.00 

25.00 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68, 69_of the Workmen’s 
Compensation Act, approved March l4, 1929? Id accordance with Section l4 of the 
Compensation Act (Acts 1929, page 545, leing Section 9459 of Burns Annotated 
Statutes, Volume IV). (Sectio^0-12l4 Burns Annotated 1952 Revision, Volume VIII}. 

A copy of General Ordinance No, G- 6 O- 66 , concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 


























GUARANTY BOND 


AH feg That 

-WAYlffi ASPHALT AHD CONSTRUCTION COMPANY, INC. 


-Contractors 


as principal, and-I—.1— -1—IHZ—-HIZ—7.—77.7..77- 

-UNITED STATES FIDELITY AND GUARANTY COMPANY OF BALTIMOJ®^ MD. 


are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of—EBB5S--'ffi.QjJSAIlTO,: 
-NINE HUNDRED SEVENTY-SEVEN DOLLARS AND NO CENTS- 


--- ^g 4o;977.00 ) 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said r""" 

--1Z- - - --WAYNE ASPHALT AND CONSTRUCTION COMPANY, INC.-'- 


did on the_______day of--t-L-jjLT./-/'...- 

_, enter into a contract wdth the City of Fort Wayne to construct a, 

__^_____; 

___ 'mMWM R esolution No. 5744-1976: ~ To'' 

improve by resurfacing, improving curbs, and restoring pavement on five streets 

in the 5th and 6th Councilmanic Districts, as de scri bed on the att ached resolution. 


- _——II.L...7.LI_77.7. HZI_HH,.-according to certain plans and specifications, and 

for a period of thre.-;* years 

also warranting and guaranteeing the worl^ material and condition of .ne pavement thereof as provided 


in aforesaid contract and specifications. Now if the said„mrrrr:.zr:ry—i- ZZ.~Z~~~~ZZ —JlYHYZlzr 

faithfully perform and fulfill all the require¬ 
ments of said warranty and guaranty, and make all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 


WITNESS our hands and seals this— 


YASTE^, ZENT & RYE, 
Au|:^6ri Agents? 



—day of- 


December, 1976 


ASPHAyi] AND CONSTRUCTION CO. 




.^SEAL) 


UNIT] 

ITS 


TATES fidelity $ GUAI®N'1['' 


day of- 




i^o'^ney-in-fact 


(SEAL) 




v4Zs) _ 

^ ^ Jd-t^ 

'-^ " Board of Public Works. 




















































LIABILITY BOND 


^mm AE ^€e« feg prransta. That 

--WAYNE ASPtlALT MB CONSTEUCTION C0^, INC. 


as principal, and— 


•-UNITED STATES FIDELITY AND GUARANTY COMPANY OF BALTIMORE, ■Fto.'Ai'- 


as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of— 


-FORTY THOUSAND, NINE HUNDRED SEVENTY-SEVEN DOLLARS AND NO CENTS^--- — 

for the payment of which well and truly to be mad e we jointly and severally bind ourselves, our heirs, 
executors, admini.^rators and assigns firmly by th ese presents. 


The conditions of the above obligation are such, that if the above named party of the first part shall 


faithfully comply wdth the foregoing contract made and entered into the. 


day of_, with the City of Fort Wayne, Indiana, and shall faithfully fulfil! 

all the conditions and stipulations therein containe d, except the V\rarranty and guaranty of the pave¬ 
ment as to the workmanship, material and condition s for the period of three,(3) years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void, otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any w ay release the sureties on this bond. 


WITNESS our hands and seals this_ 


—day of_ 


December, 1976 


YASTE., ZENT & RYE, INC. 
Authorized. Agents.- 


,-BY: 


WAYNE ASPHALT & 


CONSTRUCTION CO, 


UNITEjCKySTATES FLDELI^Y i. GUAIiANTY.'.' ; 
Attorney-in-fact \ 

_ 


Approved this 




—day of— 


. 








_ 

"BoTd^of Public Works. 


COMPLETED IN STREET ENGINEERING DEPARTMENT 
DECEMBER 8, I976 





































CERTIFIED COPY 




GEHERAL POWER OF ATTORNEY 

No.86572. 


Knoi3i all Men by these Presents: 

That UNITED STATES nDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws of the 
State of Maryland, and having its principal office at the Gty of Baltimore, in the State of Maryland, does hereby constitute and appoint 

Lane I. Ross 


of the City of Fort Wayne , State of Indiana 

its true and lawful attorney in and for the State of Indiana 


for the following purposes, to wit: 

To sign its name as surety to, and to execute, seal and acknowledge any and aU bonds, and to respectively do and perform any and 
all acts and things set forth in the resolution of the Board of Directors of the said UNITED STATES FIDELITY AND GUARANTY 
COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney; and the said UNITED: STATES 
FIDELITY AND GUARANTY COMPANY, through us, its Board of Directors, hereby ratifies and confirms all and whatsoever the said 


Lane I. Ross 



may lawfully do in the premises by virtue of these presents. v. 

In Witness Whereof, the said UNITED STATES FIDELITY AND GUARANTY COMPANY has caused this instrument 


sealed with its corporate seal, duly attested by the signatures of its Vice-President and Assistant Secretary, this day of 

January , A. D. Wf g 

UNITED STATES FIDELITY AND GUARANTY COMPANY. 


(SEAL) 


(Signed) Br. .. .4.*... . 

Vice-President. 

(Signed) .. 

Assistant Secretary. 


STATE OF MARYLAND, 
BALTIMORE CITY, 


On this 9‘fch January » ^^76> J^efore me personally cams 

Thomas A, Zeeha • Vice-President of the UNITED STATES FIDELITY AND GUARANTY 

COMPANY and RavH Britt , Assistant Secretary of said Company, with both of 

whom I am personally acqSlnteS, who bemg by me severally duly sworn, said that they resided in the Qty of Baltimore, Maryland; 
that they, the said ThomaS A. Zecha Rs.y H ». Britt were respectively 

the Vice-President and the Assistant Secretary of the said UNITED STATES FIDELITY AND GUARANTY COiMPANY, the cor¬ 
poration described in and which executed the foregoing Power of Attorney; that they each knew the seal of said corporation; that the 
seal affixed to said Power of Attorney was such corporate sea], that it was so fixed by order of the Board of Directors of said corpora¬ 
tion, and that they signed their names thereto by like order as Vice-President and Assistant Secretary, respectively, of the Company. 

My commission expires the first day in July, A. D. 19. . .7.6... 

(SEAL) (Signed) .. 

Notary Public. 


STATE OF MARYLAND 
BALTIMORE CITY, 

RobertH»BoUSe • Clerk of the Superior Court of Baltimore Gty, which Court is a 

Court of Record, and has a seal do hereby certify that HerbertJ. Aull . Esquire, before 

whom the annexed affidavits were made, and who has thereto subscribed his name, was at the time of so doing a Notary Public of the 
State of Maryland, in and for the Gty of Baltimore, duly commissioned and sworn and authorized by law to administer oaths and take 
acknowledgments, or proof of deeds to be recorded therein, I further certify that I am acquainted with the handwriting of the said 
Notary, and verily believe the signature to be his genuine signature. 


I Set. 


In Testimony Whereof, i hereto set my hand and affix the seal of the Superior Court of Baltimore CXp, the same being a 

o^ithis 9th day of January ,A. D. 1976 

Robert H. Bouse 


of Record, this 

(SEAIi) 


Clerk of the Superior Court of Baltimore City. 


FS 3 (9-67) 







TITLE OF CRDI'L^ECE special ordinance - contract of Wayne Asphalt & Const. - Res. 5 744-1976 


DFPA!{rfEiIT REQUESTING ORDINANCE ot. pttrt.tc work. _ 

77-^/-/^ 

SVi'iCPilS Or ORDIrlAjiCE — Cnntrapf Waynp AsphaT f A,Construction Co.. Inc, in _ 

-araoiinf af.$An.,Q-77.nn prnvic^ps for resurfacing, improving curbs and restoring 

-pa-v€.menL ..f o 1.1 owl n g:^ 

-Wa^.saw-.Stx.feet^Rudislll jto.,McK 

S. Monroe - Boltz to Colerick 

Gumpper- Warsaw to Hanna 

Hollis T.anp - from 127* west of Webster to Calhoun 

Andre Lana. Hessen Cassel to Marvin Drive 

This.was the, low of five bids received. 


(SEE TABULATION ATTACHED) 


EFFECT Or ■ PASSAGE _ Provide needed pavement and curb restoration 


EFFECT OF MQN-RASSAGE Failure to provide improvement awarded to low bidder 


FONEY INVOLVED (Direct costS/ ExpEriDiTURES, Savings) . Cost to City from Revenue Shari ng 

$ 40 ,Q 77 .no.^^ 


ASSIGiia) TO Ca'TIIl'TEE ^ ciJ 

































